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ACTION SSM-05 

INFO OCT-01 NEA-10 ISO-OO SAB-01 PM-04 CIAE-00 INR-07 

NSAE-00 DODE-OO OC-05 CCO-OO /033 W 

058358 

P 270843Z FEB 76 

FM USMISSION SINAI 

TO SECSTATE WASHDC PRIORITY 069 

CONFIDENTIAL SINAI 123 

FOR SSM STILES/PENDLETON 

E.O. 11652: GDS 
TAGS: PFOR, IS, EG 

SUBJECT: SSM-21; DEVELOPMENT PD ENDING 2000 26 FEB 76 

1. PERMANENT BASE 

A. LAYOUT OF ACCESS ROAD COMPLETED AND APPROVED. ROAD 

STRAIGHT FROM WATER VALVE BESIDE PAVED ROAD 808 METERS ON 
ABOUT 170 DEG AZIMUTH; TURNS TO ABOUT 182 DEG FOR ABOUT 
67 METERS PARALLEL TO BASE CAMP PERIMETER: THEN TURNS 90 
DEGS EAST TO BASE ENTRANCE OF CENTER OF ORIGINAL LOCATION. 

B. ALL GRADE STAKES ARE IN. THE N-S BOUNDRIES WERE LAYED 
OUT BY TRANSIT ON MAGNETIC NORTH WITH LESS THAN 1/2 MIN 
ERROR. ISRAELI MAP SHOWS 1973 MAGNETIC DECLINATION OF ONE 
DEG 54 MIN EAST. COORDINATES OF SOUTHWEST CORNER OF BASE 
CAMP IS LAMDA 30 DEG 12 MIN 11.9 SEC AND PHI 33 DEG 01 MIN 
01.4 SEC FROM MAP LOCATION. FIGURES TO BE CONFIRMED BY 
MEASUREMENTS. SEND EPHEMERIS BY NEXT SSM REP. 

C. ANTICIPATE PURCHASING LOCAL PLUMBING AND ELECTRICAL 
SUPPLIES FOR UNDERGROUND UTILITIES. CONNECTIONS UNDER 
STRUCTURES MUST BE COMPLETE BY TIME MODULES ARRIVE. THIS 
WILL RESULT IN EXCESS WHICH MAY BE SOLD TO CONTRACTOR OR 
ON OPEN MARKET AT PURCHASE PRICE. 

2. TEMPORARY CAMP 

ALL WALLS IN THE WATCH STATIONS, J-l, COM/OPS, CONTRACTOR'S 
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OFFICE AND USG OFFICE INSULATED AND WINDOWS INSTALLED. A 
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12' X 24' STORAGE BUILDING IS BEING ERECTED FOR USG COMM. 
GENERAL CLEAN-UP AND COSMETIC FINISHING IN PROGRESS. 
THORNE 


CONFIDENTIAL 
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